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Attention* 

Gentlemen* 

Flaaau refer t© Lottor Contract Ho. RA-1076 between the United 
StstM Gowmsent and General Precision Laboratory Incorporated 
accepted by the Contractor on 11 April 1956. 

Lottor Contract Ho. RA-1076 ia hereby amended in eertoln 
particulars so follow* t 

1. Exhibit *A« attached to and made a J»rt f •«** 
eeotroet if deleted in it* entirety and Exhibit A, dated 
Hune 1956 , attached hereto, If substituted therefor. 

2* In Paragraph 4# Provision for Definitiaing Contract,^ of 
Letter Contract Ho! RJU1076, the date 15 June 1956 is deleted 
and the date 31 July i» substituted therefor. 

3. In Paragraph 5, Authority to Obligate Funds, and Sub- 
contracts. of Letter Contract Ho. RA-1076, the amount 

4299 , 400.60 Is deleted and the amount $831,025.00 ie 
substituted therefor. 

season of the foregoing changes and additions the amount 
suthoneed te be expended er obligated hereunder is increased by 
tS^STfrem I 29 M 0 O to $831,025 and the period of P***f eroenoe 
fw the rtiYleed scope of work ie extended to 31 *fay 1957. All oth^ 
terms and conditions of Latter Contract He, RA-1076 remain unchanged. 

Please lndieate your sooeptsnoe of this A m e ndm ent Ho. 1 hy 
rttou +W the original and two copies thereof. Return the original 
sad ©no folly executed oopy to the undersigned and retain one 
assented oopy for year files. 
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tetter Contrast le. RA-1076 
Jmndbsant I©, 1 

4 June 1956 
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X. 8BPPUE8 JUS) SBtVICXSi 

A* The supplies ©ad services to b© furnish©! by th© 

Central star to th© Cto*rmnent under th© tern© of this contract 
N© th© ©applies ©ad services db scribed in the Contracter 1 * 
letter to th© Govenamnt dated 22 M*roh 1956, «© revised lay th© 
CMBtraeter 1 © letter 4©t©d 1 June 1956, These supplies and 
services, in the quantities required hereunder, are as follows i 

Item 1 - Fifteen (15) each RADAS Ground Speed end 
Drift Angle Measuring System, Model PC-201 
ineludtng modifications specified by 
Contractor's Drawing SX-30999. 
felt Drift© - 140,745 

Total Price ....... 1611,175 

Itea 2 - Tea (10) each Fly-Away Spare Parte Site, 
tiah ftBjwhlji ©f mutsartine one each 
ef Item 1 for a period of 30 days. 

Satiaated Price - 18,335 each kit. 

Total Batinated Price fer Ten Kits • . . $83,350 
(The final firm paries ef these Kits Is 
subject to dnelopneat by th© Contractor 
ef a list of part© far each Kit and nego- 
tiation of prleaa of such parts. Contractor 
shall prepare such listing within ninety 
days after date ©J2* $P30®CRJ*fef»OXl- of 
o an tract) . 

Itea 3 - Bulk Spare farts sufficient to expert 
tea (16) ©p©rati©nal and five (5) spare 
systems of Itea 1 far a period of 180 days 
when need in ©injunction with Item 2, above. 

Total Batinated Price $112,500 

(The final firm price of theae parts is 
subject to development by the Contractor 
of a Hat of parts and negotiation of 
prices of such parts. Contractor shall 
prepare such listing within ninety days 
after date ef execution of this contrast). 
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Item 4 - Ret included la this contract. Will be the 
subject of * separate contractual agreement. 

Item J - I4.it of Recommended foot Equipment. Price 
Included in Item 1, foot Equipment itself 
la not to bo provided by the Contractor. 

Contractor shall provide euch list within 
ninety days after date of execution of this 
oontract. 

Item 6 - Thirty-eight (|8) copies of Handbook of 
instructions prepared in acoordanoe with 
mm Report 403, Section 32. 

Price i nc lud ed in Item 1, 

Item 7 • Fifteen (15) each RA DM Course Selector, 

Medal 10-210. 

Shit Price - $1,600 

Total Price ,124*000 

All prices stated above are F.O.B., Pleasant ville. Rev fork. 

B. Pszformauoe Specifications t 

Contractor guarantees squipmsnt will comply with the Genual 
Rerforasae* Specifications, copies of which will la provided by the 
Contractor to the G o ve rnm ent. 

0, Warranty* 


1, 411 equipswst supplies by the Contractor hereunder, except 
vacuum tub**, is gueanteed to be free fir am defects of material and work- 
manship far a period ef ninety days. ?« vacuum tubes, with the excep- 
tion ef the magnetron, the terms and conditions ef the warranty pub- 
lished by the manufacturer of such tubes as in effect an the date of 
delivery ef euoh equipment furnished hereunder sh a ll apply, 

2, The magnetron presently available fer this equipment is 
guaranteed fer thirty (30) hours of use, A magnetron having a guaran- 
teed life ef two hundred (200) hours is under development. When this 
magnetron becomes available, a related ass e mb l y required far conversion 
te use the improved magnetron will be supplied on a retrofit basis by 
the Contractor hereunder te the Government at no additional cost to 
the Government, 
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a. SX33S87 SCHEDCI1* 


A. Items 1 and 7 Delivery Sehedule, 

Tw* (2) eseh in Septeaber 1956. 
Tm (a) eaah in Sovember 1956, 
f Aim p) eaah in December 1956. 
theea p) ••eh in January 1957. 
fa# fa each in February 1957. 
Om Cl) M«h in Mareh 1957, 

Twe (2) «Mh in April 1957. 


B. Items 2 and 5 Delivery Schedule. 

Partial dbUnriii under Item* 2 end 3 will he made by 
%*t*®ber 1956. Quantities ef apexes delivered will 
he proportional te print liana delivered by November 
1956 and deliveries will esntinue ftm thereon at a 
pvepertienal rate. 

0, Ztea 4 * Sabjeet of separate eentraotual arrangeaants. 

S. It m 5 * Be later than 15 Juna 1956. 
fetal *f one (l) Listing - 10 sepia*. 

£• lit® 6 - Complete by Ootsber 1, 1956, 
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